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Gentlemen : 


Contract No 
Amendmen t Nt!r 
File No. 


26 JUN ;363 
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1. Reference is made to Contract No, , 

entered into between the parties hereto under date of 4 Janu- 
ary 1963. 


25X1 A 


2. Amendment No. 2 is written to increase the total 
estimated cost to cover unanticipated additional tests and 
costs. Therefore, Paragraph (a) of PART III - ESTIMATED COST 
AND FIXED FEE, as amended by Amendment No. 1, is deleted and 
the following paragraph (a) substituted therefor: 


a. The total estimated cost, exclusive of fixed 
fee, for performance of this contract is 

3. The above results i n a net inn-re asp of 
a n ®Y. total consideration of | All other terms 

conditions, as amended, remain unchanged. 
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or 

and 


4. Please indicate your acceptance of this amendment No. 2 
by the execution of all three copies hereto. The original and 
one copy are to be returned to the undersigned; the remaining 
copy may be retained for your files. 


Very truly yours, 


25XtA^ 

Contracting Officer 
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